Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 



Message Text 



CONFIDENTIAL 

PAGE 01 TUNIS 02025 121452 Z 
46 

ACTION SY-07 

INFO OCT-01 AF-05 ADP-00 OC-06 OCL-OO CCO-OO /019 W 

051960 

PR 121428 Z APR 73 
FM AMEMBASSY TUNIS 
TO AMEMBASSY BEIRUT PRIORITY 
INFO AMEMBASSY RABAT 
AMEMBASSY LONDON 
SECSTATE WASHDC 1495 

CONFIDENTIAL TUNIS 2025 

BEIRUT FOR RTC; RABAT FOR RSO, LONDON FOR ATO; STATE 
FOR SY/ T 

E. O. 11652: GDS 
TAGS: ASEC 

SUBJECT: VAULT DOOR INSTALLATION 

1. DUE TO INCORRECT TYPE OF MATERIAL ON HAND SEABEES 
BROOKS AND CHAPMAN DEPARTED POST PRIOR TO ACTUAL HANGING 
VAULT DOOR. FLANGES WERE RECEIVED AND INSTALLED AS 

WELL AS DOOR APRIL 6. PRIOR THEIR DEPARTURE, SEABEES 
NOTICED 8700 LOCK INOPERATIVE AND REPAIRED MECHANISM. 

2. LOCK STILL NOT OPERATING CORRECTLY. NCOIC HAS 
ATTEMPTED MAKE ADJUSTMENT BUT UNABLE DO SO. PROBLEM 
DIAGNOSED AS FOLLOWS: LOWER LOCKING BOLT BINDS 
NOVEABLE LOCKING LUG WHEN IN SECURED POSITION. 8700 

NOT FULLY OPERATIONAL AS BINDING AND RUBBING OCCURS WHEN 
CASE COVER MOUNTED. HAVE CHANGED ALL PARTS EXCEPT BOLT. 
CASE AND TUBE AND BELIEVE DEVICE MOUNTED AT SMALL 
ANGLE CAUSING FRICTION. 

3. FEAR LOCKOUT COULD OCCUR ANYTIME AND REQUEST 
SEABEES RETURN ASAP. 

SEELYE 
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